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INFO USCINCEUR 
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CONFIDENTIAL USNATO 1497 

E.O. 11652: GDS80 
TAGS: MCAP NATO 

SUBJ: JOINT FORMAL ACCEPTANCE INSPECTION OF SIGNALS INSTALLATIONS 
AT SOUDA BAY MAF, GREECE 

REF: AC/4( PP )FA/ 1291 

1. DURING DISCUSSION OF REF DOCUMENT AT P&P COMMITTEE 
MEETING ON 14 MAR 1974, GREEK REP STATED THAT, WITH MINOR 
EXCEPTIONS WHICH SHOULD POSE NO PROBLEM. REPAIR PARTS FOR THE 
NATO PROVIDED GCA RADAR HAD NOW BEEN OBTAINED, AND IT WAS 
ANTICIPATED THAT RADAR WOULD BE OPERATIONAL BY END APRIL 1974. 

2. IN ADDITION. GREEK REP NOTED THAT ALL OTHER DEFICIENCIES 

HAD BEEN CORRECTED, WITH THE EXCEPTION OF THE SECOND AND FOURTH 
ITEMS LISTED AT ANNEX C TO REF. IN THE CASE OF THE FIRST OF 
THESE, IDENTIFIED AS DEFICIENCY 2(B) AND 10(C). THE CIRCUIT 
TO COMUSFAIR WING MED ITALY HAS STILL NOT BEEN ACTIVATED BECAUSE 
ITALIAN END IS NOT COMPLETE. FOR THE SECOND OF THE TWO 
ITEMS. IDENTIFIED AS DEFICIENCY 10(E) AND 10(C), AN ALTERNATE 
CIRCUIT TO THE METEOROLOGICAL CENTER IN ATHENS HAS BEEN 
ACTIVIATED, WHICH DOES NOT UTILIZE THE HF TRANSMITTER, SINCE IT 
HAS NOT BEEN ACTIVIATED AS YET. 

CONFIDENTIAL 

PAGE 02 NATO 01497 191952Z 

3. DOCUMENT WILL BE RETABLED FOR FURTHER REVIEW IN 

JUNE 1974. USER COMMENTS REGARDING DEFICIENCIES STILL OUSTAND- 
ING AT THAT TIME WOULD BE APPRECIATED. RUMSFELD 
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